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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 212048 
ORIGIN AID-05 

INFO OCT-01 AF-10 ISO-OO EB-08 L-03 IGA-02 /029 R 

DRAFTED BY AFR/DR/C AW ARAP : TIED WARDS 
APPROVED BY AFR/DR:JWITHERS 
AFR/DR/CAWARAP:GTFIOMPSON (DRAFT ) 

AFR/CAWA:JWEDBERG( PHONE) 

GC/AFR:JPATTERSON(DRAFT) 

090897 032201Z/61 

R030318Z SEP 77 
FM SECSTATE WASHDC 
TO AMEMBASSY YAOUNDE 

UNCLAS STATE 212048 

E.O. 11652: N/A 


TAGS: 


SUBJECT: NORTH CAMERRON LIVESTOCK 631-0004 STATUS AUTHORI- 
ZATION PACKAGE 

REF: (A) STATE 199385 (B) YAOUNDE 3766 

1 . SUBJECT PROJECT AUTHORIZATION PACKAGE MODIFIED PER YOUR 
INSTRUCTIONS REFTEL B. AUTHORIZATION HAS BEEN CLEARED BY 
PROJECT COMMITTEE AND IS NOW BEING TRANSMITTED FROM WITHERS 
TO AA. WILL NOTIFY UPON AUTHORIZATION. 

2. SUBJECT PROJECT ACTION MEMO TO AA READS AS FOLLOWS RE 
611(A) CERTIFICATION: "IT IS RECOMMENDED THAT YOU AUTHORIZE 
THIS PROJECT WITH THE PROVISO THAT. IF 611(A) CERTIFICATION 
FOR FY 78 CONSTRUCTION HAS NOT BEEN MADE PRIOR TO SIGNING 
THE PROJECT GRANT AGREEMENT. THEN THE AGREEMENT SHALL 
OBLIGATE ONLY DOLS 2.085,000 FOR FY 78. AN ADDITIONAL 

DOLS 150,000 FOR CONSTRUCTION WILL BE AVAILABLE FOR 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 212048 

OBLIGATION IN FY 78 UPON 61 1(A) CERTIFICATION. THE RDO/Y 
HAS INFORMED US THAT 61 1(A) CERTIFICATION CAN BE OBTAINED 
EASILY IN FY 78 SINCE THE PROPOSED CONSTRUCTION IS NOT 
COMPLEX AND CAN BE MODIFIED EASILY TO KEEP WITHIN THE 
BUDGET." 

3. SUBJECT PROJECT PAF II READS AS FOLLOWS RE 61 1(A) 
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CERTIFICATION: "NOTWITHSTANDING THE AMOUNT AUTHORIZED ABOVE 
FOR FY 78, NONE OF THE AUTHORIZED FUNDS FOR FY 78 MAY BE 
OBLIGATED FOR CONSTRUCTION UNTIL AFTER THE REQUIREMENTS 
OF 61 1(A) OF THE FAA HAVE BEEN MET." THE PAF II DOES NOT 
REQUIRE THAT THE 61 1(A) CERTIFICATION REQUIREMENTS BE 
TREATED AT ALL IN THE INITIAL PROJECT GRANT AGREEMENT. 

CHRISTOPHER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: LIVESTOCK, PROGRAMS (PROJECTS) 

Control Number: n/a 
Copy: SINGLE 

Sent Date: 03-Sep-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE212048 

Document Source: CORE 

Document Unique ID: 00 

Drafter: HEDWARDS 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770320-1033 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770998/aaaadexd.tel 

Line Count: 69 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 553dfb4d-c288-dd11-92da-001cc4696bcc 
Office: ORIGIN AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 199385, 77 YAOUNDE 3766 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 17-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1389251 
Secure: OPEN 
Status: NATIVE 

Subject: NORTH CAMERRON LIVESTOCK 631-0004 STATUS AUTHORI- ZATION PACKAGE 
TAGS: EAID, CM 
To: YAOUNDE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/553dfb4d-c288-dd1 1 -92da-001 cc4696bcc 
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